Assistant  Dirtctor 
Operational  Technology  Division 
Pttlctal  Bureau  of  Investigtttittn 
Btietneering  aes^arch  rkiUiiy’  ■ 
Building  2?958A,Bod  A. 
Og||rno.  vlTrn|la^22.155. 


UnitChjff 

TraDking'Tetduiotogy  Unit 
Opcnanojmi  Technolog):  .Division 
Fedi^  Bur^iiu’bflnvcsdgaiiofl 

0uanlipp.V]r£iaia22K“j 

(M  l 

'Htel 


pcc^tancc  of  the  above 

I nn  authorized  rcpresenluUve  of 


SmccTdy, 


iMarciis  C.  'niomftj 
Aisistant  Dlre^or 
Operation^'  Technology  Division 
Pe<kfaL  Bureau  of  Invcsiigotioh 


Acknowledged  and  agreed  to  th 

cc: 

f '1 

[fnit  Ghiell  FBI  Tradcing  Technology  Umt 
FBI  Office  of  The  general  Counsel 

1 |PBr  Office  of  .tJwj  Gsnejal  Counsel 

ALL  IHFOPmTIOH  COirTAIlIlD 

HEEEni  IS  UNCLASSIFIED 

DATE  11-19-2012  BY  65179  DHH/HJ3 


U.S.  Department  of  Justice 


Federal  Bureau  of  Investigation 


Washington,  DC  20535 


23  December  2011 


If  there  are  any  questions  please  do  not  hesitate  to  contact  my  office. 


Contracting  Officer 

Science  and  Technology  Contracts  Unit 


ALL  IHFOKHATIOH  COI-ITAIl.iTt. 

HEIEIH  IS  mjCLASSIFIED 

DATE  11-19-2012  BY  61T79  Dlffl/H.JS 


AMENDMENT  OF  SOLICITATION/MODIFICATION  OF  CONTRACT 


1 . CONTRACT  ID  CODE 


IPAGE  OF  PAGES 


|4.  REQUISITION/PURCHASE  REQ.  NO. 


|3.  EFFECTIVE  DATE 

02/15/11 


15.  PROJECT  NO.  (If  applicblei 


6.  ISSUED  BY  CODE 

^ Federal  Bureau  of  Investigation 

935  Pennsylvania  Ave.  NW 
Washington  DG,  20535 

8.  NAME  AND  ADDRESS  OF  CONTRACTOR  (No.,  street,  county.  State  and  ZIP  Code) 


. ADMINISTERED  BY  (If  other  than  Item  6) 

Same  as  Item  6 . 


I I9A.  AMENDMENT  OF  SOLICIATION  NO. 


3.  DATED  (SEE  ITEM  1 1 


IIOA.  MODIFICATION  OF  CONTRACTyOBDER  NO. 


TTDB; omEDlSBETf'E'IUI I IT ' 


□ The  above  numbered  solicitation  Is  amended  as  set  forth  In  Item  14.  The  hour  and  date  specified  for  receipt  of  Offers  □ is  extended,  1 I is  not  extended. 
Offers  must  acknowledge  receipt  of  this  amendment  prior  to  the  hour  and  date  specified  in  the  solicitation  or  as  amended,  by  one  of  the  following  methods! 

(alBy  cofnpitting  items  8 and  16,  and  returning  i . copies  of  the  amendment;  (b)  By  acknowledging  receipt  of  this  amendment  on  each  copy  of  the  offer  submitted; 

itation  and  amendment  numbers.  FAILURE  OF  YOUR  ACKNOWLEDGMENT  TO  BE  RECEIVED  AT  TH 
AND  DATE  SPECIFIED  MAY  RESULT  IN  REJECTION  OF  YOUR  OFFER.  If  by  virtue  of  this  amendme 
Is  by  telegram  or  letter,  provided  each  telegram  or  letter  makes  reference  to  the  solicitation  and  this 


12.  ACCOUNTING  AND  APPROPIRATION  DATA  (if  required) 


CHECK  ONE  |A. 


13.  THIS  ITEM  ONLY  APPLIES  TO  MODIFICATION  OF  CONTRACTS/ORDERS. 
IT  MODIFIES  THE  CONTRACT/ORDER  NO.  AS  DESCRIBED  IN  ITEM  14. 


THIS  CHANGE  ORDER  IS  ISSUED  PURSUANT  TO:  (Specify  authority)  THE  CHANGES  SET  FORTH  IN  ITEM  14  ARE  MADE  IN 
NO.  IN  ITEM  10A. 


THE  CONTRACT  ORDER 


B.  THE  ABOVE  NUMBERED  CONTRACT/ORDER  IS  MODIFIED  TO  REFLECT  THE  ADMINISTRATIVE  CHANGES  (such  as  changes  In  paying  office, 
appropriation  date,  etc.)  SET  FORTH  IN  ITEM  14,  PURSUANT  TO  THE  AUTHORITY  OF  FAR  43.103(b). 

C.  ” THIS  SUPPLEMENTAL  AGREEMENT  IS  ENTERED  INTO  PURSUANT  TO  AUTHORITY  OF: 


ID.  OTHER  (Specify  type  of  modification  and  authority) 

FAR  43.103(a)  Bilateral 


E.  IMPORTANT:  Contractor  Q is  not,  is  required  to  sign  this  document  and  return  copies  to  the  issuing  office. 


14.  DESCRIPTION  OF  AMENDMENT/MODIFICATION  (Organized  by  UCF  section  headings,  including  solicitation/contract  subject  matter  where  feasible.) 


See  Page  2 of  2 attached  for  details  concerning  addition  of:  revised  price  list,  IP  Assertions 
Letter,  exercising  .of  Option  Year  1,  and  addition  of  FAR  Clause  52.209-9. 


Except  as  provided  herein,  all  terms  and  conditions  of  1 
"l  5A.  NAME  AND  TITLE  OF  SIGNER  (Type  or  print) 


15B.  CONTRACTOR/OFFEROR 


(Signature  of  person  authorized  to  sign) 


I document  referenced  In  Item  9A  or  10A,  as  heretofore  changed,  remains  unchanged  and  in  fu 


II 6A.  NAME  AND  TITLE  OF  CONTRACTING  OFFICER  (Typo  or  print 


5C.  DATE  SIGNED 


II 6B.  UNITED  STATES  OF  AMERICA 


(Signature  of  Contracting  Officer) 


and  effect. 


16C.  DATE  SIGNED 


NSN  7540-01-152-8070  STANDARD  FORM  30  (REV.  10-83) 

Previous  edition  unusable  Prescribed  by  GSA  FAR  {48  CFR)  53.243 


-ALL  IHFORJIATIOM  COimiHlD 

HEREIN  IS  UNCLASSIFIED 
__  _ DATE  11-19-2012  BY  6S179  I 

SF-30  AMENDMENT  OF  SQLICITATION/MODIFICATION  OF  CONTRACT 
SF-30FAGE2OF2 

Contract  #|  [Contract 

Awarded:  9/15/09 
Mod#:  8 

Mod  Effective  Date:  2/1 5/1 1 

Thf=^  rrnmny  of  this  modification  is  to  incorporate  the  following  documents  into  the 
jContractI | 

- The  consolidated  price  list  entitled  P pricing  List  (1-5-1 1) 

FINAL”  e-mailed  |CU  1/6/11  at  9:337Ud:- 

- T}ie  fully  executed  Intellectual  Property  Assertions  Lette  |rev.l  e-mailed 

td  Ifom  CO  2/14/11  at  10:01AM; 

This  modification  also  includes  the  following  actions:^ 

- The  FBI  hereby  exercises  Option  Year  1 of  thd  l^ontract,  with  a POP 

of  9/15/10-9/15/11; 

- Addition  of  FAR  Clause  52.209-9  “Updates  of  Publicly  Available  Information 
Regarding  Responsibility  Matters”  JAN  201 1 into  the  Contract. 

All  technical  guidance  is  to  come  firom  COTRI  ~|a11  other  terms  and 

conditions  oj  bontract  apply.  All  work  to  be  performed  in  accordance  with 

the  Statements  of  Work.  Contractor  exceeds  funds  at  own  risk. 


:b7C 

b7E 


Page  1 of 2 

ALL  IHFOFJIATIOIJ  COirrAIKED 

1 HERE  III  IS  LWCLASSIFIED 

DATE  11-19-2012  BY  65179  iHH/HJS 

I 

I 

1 

Sent: 

Thursday,  February  10, : 

1 

2011  8:34  AM 

To:  1 1 

Subject:  • FW:  Summary  of  2010  F 

b3 

Tice  List  Questions  and  Revisions  i > ■ 

Attachments:  Detailed 

n 

Per  our  phone  conversatlna -T uesday  and  our  discussion  on  Monday,  you  are  in  concurrence  with  this 
revised  price  list  fronr|  |is  other  responses  below,  and  require  no  further  edlte  to  this  iist.  As  a result, 
I will  send  |a  modification  to  the  contract  officially  accepting  this  price  list  as  the  revised  one  for 
Please  base  all  future  purchases  off  this  price  list. 


b7C 

b7E 


Thank 


Happy  New  Year  - 1 hope  you  all  had  a wonderful  holiday. 


Please  find  attached,  the  latest  revised  price  list.  This  incorporates 
deletes  the  products  in  your  item  4 below.  L 


in  your  item  1 below  and 


Regarc 

line  item  2.  here  is  what  has  transpired  since  the  September  2009  price  list: 

• 

Regarding  item  sj 

1 b6 

b3 

b7E 

Please  let  me  know  if  you  require  further  clarifications 


Regards, 

□ 


2/10/2011 


Page  1 of 2 


-*1.1 -IWFORHS.TION  COMTAIHED 
HEREIN  IS  UNCLASSIFIED 

mra  11-19-201-2  ET  65179  DHH/IKS 


From: 

Sent: 

To: 

Cc: 

Subject:  RE:  Summary  of  201 0 Price  List  Questions  and  Revisions 

Follow  Up  Flag:  Follow  up 
Flag  Status:  Red 

Attachmente:  Detaile 

Happy  New  Year  - 1 hope  you  all  had  a wonderful  holiday. 


Please  find  attached,  the  latest  revised  price  list.  This  incorporatej  in  your  item  1 below  and 

deletes  the  products  in  your  item  4 below.  ’ * * 


Regard 

ing  item  2,  here  is  what  has  transpired  since  the  September  2009  price  list; 

• 

• 

Please  let  me  know  if  you  require  further  clarifications 


Regards, 


2/10/2011 


Page  2 of 2 


We  are  reviewing  the  price  list  one  final  time  to  ensure  we  have  Identified  all  questions  or  concerns.  Please 
accept  the  information  below  as  Version  1 of  the  FBI's  Request  for  Clarification  or  Changes.  I realize  some  of 
these  repeat;  however,  I wanted  to  ensure  a clear  log  was  maintained. 


Federal  Burp^n  nf  Tnypstigation 

HQ;  (O)  202  | (F)^ 

QT:  (O)  703-1 ) (F)| | 


2/10/2011 


ALL  IHFDKMATIOIJ  COCTIIIED 
HEREIN  IS  IWCLA33IFISI! 

DAIi:  11-19-2012  BY  65179  DHH/1 


AMENDMENT  OF  SOLICITATION/MODIFICATION  OF  CONTRACT 


2,  AMENDMENT/MODIRCAlYbW  N6. 

Mod  1 

6.  ISSUED  BY  CODE 

^ Federal  Bureau  of  Investlaatiy 

535  Pennsylvania  Ave.  NW 
Washington,  DC  20535 


rEFrtTTiWMil ^ 

i7un  8/  2012 


c 


.TiE^UliiyibWUftdnmbU.NU. 


7,  ADMINISTERED  BY  (If  Other  than  Item  6} 


li.RUOJECTNa  (ifappIkUe) 


Same  as  Item  6 . 


TiTTRig  ITetioNLV  APPLIES  Tg^TOEM&MENTS  OF  S6LiatATI6lMS 


FACILITY  CODE  ' 


□ 


9b.bAV^D 


10A.  MODIFICATION  OF  CONTRAa/ORDER  NO. 


'TUB:"PBTEP jsEETTEW 

Jun  8,  2012 


n The  above  numbered  solicitation  Is  annencfed  as  set  forth  In  Item  14.  ThehouranddatespecIfledforrecelptofOffers 
Offers  must  acknowledge  receipt  of  this  amendment  prior  to  the  hour  and  date  specified  In  the  solicitation  or  as  amended,  by  one  of  the  following  methods: 

(a)By  completing  Items  8 and  1 S,  and  returning  j copies  of  the  amendment)  (b)  By  acknowledging  receipt  of  this  amendment  on  each  copy  of  the  offer  submitted; 

•or  (c)  By  separate  letter  or  telegram  which  Includes  a reference  to  the  solicitation  and  amendment  numbers.  FAILURE  OF  YOUR  ACKNOWLEDGMENTTO  BE  RECEIVED  AT  THE  PLACE 
DESIGNATID  FOR  THE  RECEIPT  OF  OFFERS  PRIOR  TO  ThI  HOUR  AND  DATE  SPECIFIED  MAY  RESULT  IN  REJECTION  OF  YOUR  OFFER.  If  by  virtue  of  this  amendment  your  desire  to  change  an  offer 

TI'a'CCOUnTiNcS  AnO  Af>t'ft6(>ltlATi6N  OaTA (i/required} 


1 3.  THIS  ITEM  ONLY  APPLIES  TO  MODIFICATION  OF  CONTRACTS/ORDERS. 

IT  MODIFIES  THE  CONTRACT/ORDER  NO.  AS  DESCRIBED  IN  ITEM  1 4. 

I A.  THISCHAN6E  6ft66ft  15  ISSUED  PUftSUANTTri; Upeiify  authority)"  THE'CHANtSES  jET  FORTH  IN  IKM 14  ARE  MADE  IN  THE  CONTRACT  flftDEft 


_Q 

H 

XI 


THE  ABOVE  NUMBERED  CONTRACT/ORDER  IS  MODIFIED  TO  REFLECTTHE  ADMINISTRATIVE  CHANGES 
appropriation  date,  etc  ) SET  FORTH  IN  ITEM  14,  PURSUANTTO  THE  AUTHORITY  OF  FAR  43.103(b). 

[e.  THIS  SUftl^LEIvfHlTAETraeEMSNT  IS  ENTERgb  INTCr  PURSUANT  T6  AUTriDftITV  6F: 


(such  os  changes  In  paying  ofhce, 


dlHER  (Specify  type  ofmoditicatlon  and  authority) 

I FAR  43.103  "Bilateral"  and  32.7 


E.  IMPORTANT!  Contractor  Q is  not,  [xl  is  required  to  sign  this  document  and  return 

‘14.  description  of  AMENDMENT/MODIf  ICaTiON  ( 


- copies  to  the  issuing  office. 


Organized  by  UCF  section  headings,  Including  solicitation/contract  subject  matter  where  feasible.) 


The  purpose  of  this  modi.fi  r.riH  nn  i.s  to  award  thisi  ' Irasking  and  provide 

funding  in  the  amniint  hfl tor  the|  luvbu:  'a  POP  of  6/18/12  - 

6/17/13.  All|  |are  to  be  conducted  in  aooordancp  with  jihe  SOW  for  thi 

Task^  SOW  for  cne  uontngict,  Terras  Conditions  of  the  Contract,  and^  p-rnposp-rtl 

. finciimpntation  anff  tnc-t  p»bmithed  via  e-mail  4/27/12  and  5/21/12’.  COTR  ui  licord  is 

TPOC  id  Contractor  exceeds  funding  at  own  risk.  I 


concraeting  urriegr' 


1 SB.  CONTRACTOR/OFFEROR 

i5g.DAT»l(5NED 

16B.  UNITED  STATES  OF  AMERICA 

isowRia® — 

(Signature  of  person  authorized  Td'slgn) 

(Signature  of  Contracting  Officer) 

ALL  IHFORMATIOII  X'OOTAlIllEi 

HEREIN  IS  IIIICLASSIFIED 

DA-re  11-19-2012  BY  65179  DHH/HJS 


AMENDMENT  OF  SOLICITATION/MODIFICATION  OF  CONTRACT 


11.  CONTRACT  ID  CODE 


Mod  2 

10/27/10 

1 

6.  ISSUED  BY  CODE 

7.  ADMINISTERED  BY  (If  other  than  Item  6)  CODE  | 

^Pffp.ral  Bureau  of  Investigation 

Same  as  Item  6. 

^35  Pennsyivanxa  AVd.  MW 
Washington,  DC  20535 

8.  NAME  AND  ADDRESS  OF  CONTRACTOR  (No.,  Street,  county.  State  and  ZIP  Code) 

1 

(X)  9A.  AMENDMENT  OF  SOLICIATION  NO.  J33 

I PAGE  OF  PAGES 

_L_i_ 


jPACILITY  CODE 

i 1 . THIS  ITEM  ONLY  APPLIES  TO  AMEKiDMENTS  OF  SOLICITATIONS 


SB.  DATED  (SEE  ITEM  111 


hOA,  MODIFICATION  OF  CONTRACT/ORDER  NQ7 


OB.  LJAiELUbtb  nfcM  rTi 
09/15/10 


iZ]  The  above  numbered  $olicltotion  is  amended  as  set  forth  in  Hem  14.  The  hour  and  date  specified  for  receipt  of  Offers  [Z]  is  extended,  (Z1  is  not  extended. 
Otters  must  acVnowledgc  receipt  of  this  amendment  prior  to  tho  hour  and  date  specified  in  the  soticitation  or  as  amended,  by  one  of  the  fallowing  methods; 

lalBy  completing  items  B and  1 5,  and  returning  1 copies  of  the  amondmomf  (b)  By  acimowledging  receipt  of  this  amondmnnk  on  each  copy  of  the  offer  submitted; 

or  (c)  By  separate  letter  or  telegram  which  includes  a reference  to  the  solicitation  and  amendment  numbers.  FAILURE  OF  YOUR  ACKNOWLEDGMENT  TO  BE  RECEIVED  AT  THE 
PLACE  designated  FOR  THE  RECEIPT  OF  OFFERS  PRIOR  TO  THE  HOUR  AND  DATE  SPECIFIED  MAY  RESULT  IN  REJECTION  OF  YOUR  OFFER.  If  by  virtue  of  this  amendment 
your  desire  to  change  an  offer  alregdy  submitted,  such  change  may  be  made  by  telegram  or  letter,  provided  each  telegram  or  letter  makes  reference  to  the  solicitation  and  this 
amendment,  and  is  received  prior  to  the  opetting  hour  and  date  specified. 

12.  ACCOUNTING  AND  APPROPIRATION  DATA  (If' required) 


4 ARE  MADE  IN  THE  CONTRACT  ORDER 


|C.  THIS  SUPPLEMENTAL  AGREEMENT  IS  ENTERED  INTO  PURSUANT  TO  AUTHORITY  OF: 


|D.  OTHER  ISpecIfy  type  of  modificstlan  and  authority 

FAR  43.103(a)  Bilateral 


. IMPORTANT:  Cootraotor  Q is  not,  is  required  to  sign  this  document  and  return 


s to  the  issuing  office. 


14.  OESCRIPTtON  OF  AMENDMENT/MODtFiCATION  (Organiaed  by  UCF  soctlon  headings,  including  sollcitalionfcontroct  subject  matter  whore  Icssibic.) 

The  purpose  of  this  modification  is  to  provide  a no  cost  extension  to  the  EQ£_£j2E_fclie  above  PO 
through  6/15/2012  to  accommodate  the  proposed  21-month  POP  to  complete  the] fro.  All 
terms  and  conditions  of  the  contract  apply  and  services  are  to  be  performed  in  aCfidrdance  with 
the  SOW  at  the  direction  of  the  COTR  and  Task  Lead.  Contractor  exceeds  funding  at  own  risk. 




b7C 
klE 


Except  as  provided  heroin,  all  terms  and  conditions  of  the  document  referenced  in 


3S  heretofore  changed,  remains  unchanged  and  in  lull  force  ar 


(1 50.  DATE  SIGNED 


ISignaturo  of  person  aulhoriied  to  sign) 


>F  CONTRACTING  OFFICER  (Type  Of  print) 


Contracting  Officer 

[l6B.  UNITED  STATES  OF  AMERICA 


I ISC.  DATE  signed 


(Signature  of  Contracting  Officer) 


ALL  IHFOPJATIOH  COI-millED 

HEEEIH  IS  OTCLAS5IFIED 

DATE  11-19-2012  BY  65179  DHH/IK 


U.S.  Department  of  Justice 

Federal  Bureau  of  Investigation 


Washington,  DC  20535 


b3 

he 


hlC 

b7E 


t3 

b7E 


If  there  are  any  questions  please  do  not  hesitate  to  contact  my  office. 


/N0?0iaj/2 0 350 i 

To;  Finance  Frora;  Operati-Onal  TecJm-ology  Division 
■fte:  26 8-HQ- 106  64 313 » .D'9/14/2010^  ' 


phas  ^ -been 


program,  Fonfiiiig  in  cbe  amoant- a£|~ 
prcf/idted  on  FP-»369>f  I 

(U)  The  Contisacting  Officer  Technical  fiep3:esen.tafca;Ve-  (cpT^^) 

.i-o:r  hhia  procnremeht  is  Slectronics  .Engineer  _ {eeJ | 

kni  can,  be  .contactad  at.  th^  Engineering  Meeaarqn. 
Facility^,  located  in  Quahtico^  ^ArgSaiia,  ,fcr  ^ly  questions* 

/m  Prtntranrind  Officers  ar&  rggPdl^jSible  for  ehsur^  that 


To;  Finance  .Fx-dw-;  Sper&tioi?al  3?ec3xnbio^  Ddvision 
(U1  Fe;  ySi^/NF)  26a-MQ^106M3,0-/OS/l4/291'p 


IiEKBCb-J  I 

Set  I»ead  1:  '.(Acticm) 


FQa  mFOR^TION  0:^1' 


TO!  Finance  Frosa:  6perai:ionaX  Te'ctoology  Division 

(U)  Re:  26e-HQ.-lD6fi43.e,  m-f.X4.-1 2H%Q 


CCx 


jsi5asa8S//jroFORK/203  S05i4 
4‘ 


ALL  IKFOBmTIOII  COI.jTAIlIEr> 


AMENDMENT  OF  SOLICITATION/MODIFICATION  OF  CONTRACT 


11: 


i.  PROJECT  NO.  (If  applIeWe) 


I (X)  |9A.  AMENDMENT  OF  SOLICIATIOH  NO. 


11.  THIS  ITEM  ONLY  APPLIES  TO  AMENDMENTS  OF  SOLICITATIONS 


□ The  above  numbered  solicitation  Is  amended  as  set  forth  In  Item  14.  The  hour  and  date  specified  for  receipt  of  Offers  □ Is  extended,  [Z]  Is  not  extended. 
Offers  must  acknowledge  receipt  of  this  amendment  prior  to  the  hour  and  date  specified  In  the  solicitation  or  as  amended,  by  one  of  the  following  methods: 

(a)By  completing  items  8 and  IS,  and  returning  i copies  of  the  amendment;  (b)  By  acknowledging  receipt  of  this  amendment  on  each  copy  of  the  offer  submitted; 

or  (c)  By  separate  letter  or  telegram  which  Includes  a reference  to  the  solicitation  and  amendment  numbers.  FAILURE  OF  YOUR  ACKNOWLEDGMENT  TO  BE  RECEIVED  AT  TH 
PLACE  DESIGNATED  FOR  THE  RECEIPT  OF  OFFERS  PRIOR  TO  THE  HOUR  AND  DATE  SPECIFIED  MAY  RESULT  IN  REJECTION  OF  YOUR  OFFER.  If  by  virtue  of  this  amendmt 
your  desire  to  change  an  offer  already  submitted,  such  change  may  be^made  by  telegram  or  letter,  provided  each  telegram  or  letter  makes  reference  to  the  solicitation  and  this 
amendmerit,  and  is  received  prior  to  the  opening  hour  end  date  specified. 


13.  THIS  ITEM  ONLY  APPLIES  TO  MODIFICATION  OF  CONTRACTS/ORDERS. 
IT  MODIFIES  THE  CONTRACT/ORDER  NO.  AS  DESCRIBED  IN  ITEM  14. 


CHECK  ONE 

A.  THIS  CHANGE  ORDER  IS  ISSUED  PURSUANT  TO:  (Specify  authorityl  THE  CHANGES  SET  FORTH  IN  ITEM  14  ARE  MA 

DE  IN  THE  CONTRACT  ORDER 

B.  THE  ABOVE  NUMBERED  CONTRACT/ORDER  IS  MODIFIED  TO  REFLECT  THE  ADMINISTRATIVE  CHANGES  (such  as  cl 
opproprlation  date,  etc.)  SET  FORTH  IN  ITEM  14,  PURSUANT  TO  THE  AUTHORITY  OF  FAR  43.103(b). 

tangos  In  paying  office. 

D.  OTHER  (Specify  type  of  modification  and  authority) 
PAR  32.7  Funding 

K 

E.  IMPORTANT:  Contractor  Q Is  not,  Is  required  to  sign  this  document  and  return  i copies  to  the  Issuing  office. 

1 4.  DESCRIPTION  OF  AMENDMENT/MODIFICATION  (Organized  by  UCF  section  headings,  including  solicitation/contrect  subject  matter  whore  feasible.) 

Please  see  attached  pages  for  details: 


SF-30  AMENDMENT  OF  SOLICITATION/MQDIFICATION  OF  CONTRACT 
SF-30PAGE2OF3 


Pui'chase  Order  Number:! 
3lion  # 1 


Task  Order  undei 


fThis  modification  is  to  provide  incremental  funding  in  the  amount  of 
for  services  under  thq  ^ask  Order.  Period  of  Performance:  9Z14Z1Q- 

9/14/11.  All  technical  guidance  to  comelronj  jtechnical  lead  703] | 

Services  to  be  performed  in  accordance  with  the  sow  and  documents  below. 

Documentation  Incorporated: 

^ The  followinp^dnonments  are  hereby  incorporated  into  the  SOW  for  this  Task  Order  unde]  | 

- FBI  Task  Order  Letter,  Statement  of  Work,  and  accompanying  documents 

dated 7/13/10: 

- FBI  fectoical  questinns  and  rfifurests  for  clarifications  submitted  8/26/10; 

- I ^ated  9/9/1  oj  Cost  Proposal  Revision  I (9  September  2010V 

Revised  Technical  Proposal  submitted  9/9/10,  and  Responses  to  Govemmen]  j 

Questions;  

- FBI  Responses  to  Conditions  and  Assumptions  (C&As)  ir  Cost  Proposal 

Revision  I (9  September  2010):  

o The  FBI  concurs  with  the  following  C&As:  1 , 3, 4,  7, 1 5,  20, 22, 29, 30,  3 1 , 33, 

34,  and  35; 

o C&A  5 - the  FBI  shall,  to  the  best  of.its  ability  snnnort  the  response  provided  in 
the  FBI’s  Responses  to  C&As  for  thq  je-mailed  9/14/10;  however, 

for  the  above  P.O  fiinding  sources  prevented  the  FBI  from  allocating  all  funding 
on  one  PO  linej Idoes  not  need  to  invoice  to  these  lines  in  any  specific  order: 

C&A  II ! J 


Responses  fojLalLothe| 
C&As  for  thd 


C&As  shall  be  those  provided  in  the  FBI’s  Responses  to 
bking  e-mailed  9/14/10. 


Award  Summary: 

, The  FBI  the  hereby  awards  this  Task  Order  on  the  following  estimates  provided  in|_ 


Cost-Plus  Fixed  Fee  pricing: 


1(9  September  2010)”  under  the  previously  agreed  up  on 


SF-30  AMENDMENT  OF  SQLICITATIONMODIFICATION  OF  CONTRACT 
SF-30PAGE3OF3 


Purchase  Order  Numberf  | 

Mndificatinn  # 1 
I [Task  Order  undej 


Award  Summary  (Con): 

The  Total  estimated  costof  this  Task  Order  iJ 


IrhejFBI  provides  incremental 


General: 

Terms  and  conditions  are  those  in  effect  urider  the  contract.  Contractor  exceeds  fimding  at  own 
risk.  Invoices  to  be  sent  tc|  |COTR. 


bS, 

b6 

b7C 

b7E 


{U//FOUO//LES)  This  document  is  in  response  to  the  Government  Questions  and  Requests  for 
^ ' >Technical  Proposal  dated 


Clarification  received  8/26/2010  regardini 


8/16/2010. 


HERE  nr  IS  IWCLASSIFIED  SXCEI 
WHERE  SHOWN  OTHERWISE 


ALL  IHFOPHATIOH  COnTAIHED 

HEREIH  IS  UHCLASSIFIED 

DATE  11-20-2012  BT  65179  DHH/HJS 


U.S.  Department  of  Justice 

Federal  Bureau  of  Investigation 


Washington,  DC  20535 


22  March  201 1 


Please  find  enclosed  a copy  of  the  Statements  nf  Work  (SOW)  for  engineering  services  to 

provide  an  enhanced  capability  to  the  ongoing Jrask  Order  under  the  task  previously 

a^varded  by  the  Federal  Bureau  of  Investigation  (FBI).  Tnis  enhancement  to  the  original  Task 

shall  be  performed  in  accordance  with  the  subject  Contract] phall  provide  technical  and 

cost  proposals  to  support  this  enhancement  as  set  forth  in  the  attached  Statement  of  Work. 
Because  labor  rates  and  similar  costs  were  agreed  upon  at  the  award  of  the  contract  and  Task 
Order,  an  extensive  Cost  Proposal  is  not  anticipated.  Estimates  of  hours  per  labor  category  are 
required  at  a minimum. 


If  there  are  any  question  regarding  this  SOW  nlease  submit  them  to  my  office  within  the 

next  five  (5)  business  days.  It  is  requested  tha] Review  the  enclosed  SOW  and  if  b7c 

the  proposed  contract  vehicle  is  appropriate,  Cost-Plus  Fixed  Fee  (CPFF),  a cost  and  technical  b?E 


proposal  should  be  submitted  in  accordance  with  the  terms  ^d  conditions  of  the  FBI's  Contract 
prior  to  but  no  later  than  April  7, 2010  1:00  PM  EST.  Propyisals  mav  he.  submitted  through  fax  at 
one  of  the  numbers  below  or  through  unclassified  e-mail  aj fe.ic.fbi.gov. 


Contracting  Officer 


Attached:  Enhancement  to  Statement  of  Work  forj  jPasking 


DATE:  11-23-2012 
CLASSIFIED  BY  65179  DHH/IJS 

REASOU:  1.4  |c,  g) 
DECLASSIFY  Oil:  ii-23-2037 

’AIMED 

'ED  EXCEPT 

:E 

HEREIN  IS  IWCLASSIFI 

FEDERAL  BUREAU  OF  INVESTIGATION  wfe  skoto;  j;  - - j 

Supplement  1 1<|  [Task  Order 

(U)  INTRODUCTION 

bl 

■b3 

b7E 

iS) 

bl 

(U)  DESCRIPTION  OF  REQUIREMENTS  Se 

(S) 

Precedence:  ROUTINE  Date;  03/25/2010 


(U>  'Sj^opsis:  ^^/NF)  To  request  finance  division  initiate 

contract  modirication  action  for  the  continued  development  of 
I ■ las  snp.r.ififtd  on  the  attached  statement  of 

' WQgK:  (ibiuwi  . rH | using  FBI 

cont  rac  1 1 I 


(U)  The  Contracting  Officer  Technical  Represent  at  iice — fCQTR) 
for  this  procurement  is  Electronics  Engineer  (EE)| | 


MT#27173 


^^B^£:^J//N0F0RN/2  0 3 5 0 3 2 5 

To-:  Finance  From:  Operational  Technology  Division 

(U)  Re:  )^/NF)  268-HQ-1068430,  03/25/2010 


2 


ALL  IHFORmTIOH  COHTAIMED 

HEREIH  IS  OTCLASSIFIED 

DATE  11-23-2012  BY  65179  DHH/1W3 


UNCLASSIFIED  Statement  of  Work 


b3  1 
b7E  ' 

1 

FEDERAL  BUREAU  OF  INVESTIGATION 


UNCLASSIFIED//FOUO/SBU/LES/20351202 
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provide  the  mentioned  capabilities  in  an  effectives  efficient,  and  timely  fashion,  which  provides  benefit 
to  the  FBI’s  operational  requirements. 

(U)  SYSTEM  DESCRIPTION 

(U)  Included  in  the  CLASSIFIED  SOW  is  a description  of  the  SYSTEM  to  be  developed  and 
delivered  to  the  FBI  that  ^haU  satisfy  reqinrements  as  set  forth  in  the  STATEMENT  OF  WORK. 
Included  are  also  details  of  requirements  that  define  functional  objectives  of  the  SYSTEM.  Functional 
objectives  are  defined  as  the  minimum  requirements  that  define  “what”  functions  the  SYSTEM  shall 
perform  to  satisfy  the  goals  and  objectives  of  the  development. 

(U)  DELIVERABLES 

(U)  The  following  sectipn  provides-for  a delivery  schedule  as  listed  in  Table  1 below,  as  well  as  details 
concerning  each  delivery  requirement. 


(U)  DELIVERY  SCHEDULE 


ITEM 

Time  Frame 

Monthly  Project  Status  Reports 

NLT  Five  (5)  Business  Days  of  each  new  month  upon  project  inception,  to 

include  the  following: 
• Schedules 

• Financial  Status 

1 _ ...  ^ 

Reoccurring  -J  f 

1 

r ■ — ' 

Testing,  Verification,  and 

Testing  and  Verification  shall  be  performed  throughout  the  development 

A government  Acceptance  test  shall  be  delivered  to  the  contractor  within  180 
dftys  project  st^rt. 

b 

1 FINAL  SYSTEM  Delivery  I 

Pending  successful  final  acceptance  testing,  NLT  than  548  days  (1.5  Years) 
after  project  start  1 

! SYSTEM  Training  j 

Ongoing  — Provided  during  delivery  o^ 

i Final  — Provided  to  FBI  personnel  on  FINAL  SYSTEM  Delivery  NLT  548 
: days  (1.5  Years)  after  project  inception 

SYSTEM  Documentation  | 

NLT  30  days  after  FINAL  SYSTEM  Delivery 

(U)  DELIVERY  ITEM  DESCRIPTIONS 
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(U)  The  following  provides  farther  descriptions  of  items  described  above  in  Table  1. 

• (U)  MONTHLY  STATUS  REPORTING  - The  vendor  shall  provide  monthly  status 
reporting  in  electronic  and  documented  format  to  the  FBI,  which  consists  of  at  mhrimum 
information  related  to  labor  hours,  other  direct  costs;  details  of  work  performed  or  project 
status,  as  well  as  the  identification  of  any  issues  that  need  to  be  communicated  to  the  FBI.  The 
vendor  shall  provide  a format  to  the  FBI  at  project  inception,  and  receive  concurrence  on 
appropriate  format  of  monthly  status  reports.  Monthly  status  reports  shall  describe  and  reflect 

statiis  of  developments  and  deliverables,  to  include  scheduling  issues,  to  enable  the  FBI  to 
intervene  and  provide  any  direction  as  necessary. 

• (U)  TESTING,  VERIFICATION,  AND  DEMONSTRATION 


b7E 

O The  vendor  shall  provide,  at  vendor  facilities,  for  a government  “ACCEFrANCE^ 

TEST”,  which  sh^  demonstrate  system  configuration  and  setup,  and  all  functionality 
of  the  SYSTEM,  prior  to  FINAL  SYSTEM  delivery.  The  SYSTEM  shall  be 
demonstrated  as  operationally  connected,  fuUy  functional,  end-to-end  SYSTEM. 

• (U)  FINAL  SYSTEM  DELIVERY  - The  vendor  shall  provide  delivery  of  the  SYSTEM, 
which  includes  the  following: 

o SYSTEM  shall  be  operationally  able  tP  fonctigni  ^pd-to-end. 

o SYSTEM  delivery  shall  include  all] ftems  required  to  install  a fully 

operational  product,  to  include  user  manuals  and  other  product  related 

documentation.  h3 

b7E 

• (U)  SYSTEM  TRAINING  - The  vendor  shall  provide  training  for  a limited  number  of 

nprgntinpl  as  identified  bv  the  FBI  on  installation  and  use  of  the  SYSTEM  as  delivered 

I I FINAL  SYSTEM  Training  shall  be  on-siie  . 

at  a remote  location  determined  by  the  FBI 

• (U)  SYSTEM  Operational  Deployment  - The  vendor  shall  provide  maintenance  and 
troubleshooting  support  to  resolve  operational  or  performance  issues  as  identified  by  the  FBI. 

This  period  of  support  shall  be,  at  a minimum,  1 year  (365  days)  upon  dehvery  of  the  FINAL 
SYSTEM. 

• (U)  SYSTEM  Documentation  - The  vendor  shall  deliver,  to  the  FBI,  technical  documents  that 
describe  all  components  and  operations  of  tiie^SYSTEM.  Documentation  shall  include 

UNCLASSIFIED//FOUO/SBU/LES/20351202 
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descriptions  of  all  applicablj 

manuds  used  for  setup,  operations,  and  troubleshooting  procedures. 

(U)  OTHER  REQUIREMENTS 


related 


(U)  The  following  sections  shall  describe  other  reqrurements  related  to  the  development  and  deHveiy 
of  the  SYSTEM  described  in  this  STATEMENT  OF  WORK. 


(U)  SPACE  REQUIREMENTS 

(U)  Vendor  development  efforts  will  be  conducted  primarily  within  vendor  business  spaces.  The 
Vendor  shall  be  afforded  access  to  the  primary  FBI  entity's  spaces  for  meetings,  product 
demonstrations  and  general  interaction  with  I%I  personnd.  AE  contractor  access  to  FBI  facilities  is 
contingent  on  FBI  security  approval. 

(U)  OTHER  DIRECT  COSTS 


Matenais  i 1 

(U)  Other  Direct  Costs  (ODC’s)  will  be  paid  in  accordance  with  th| |ontracL  The 

contractor  shaU  purchase  the  materials  needed  to  support  the  development  addressed  under  this  t 
ises  must  be  , approved  by  the  COTR  prior  to  purchase  execution.  All  materials,! 
Ipurchased  as  ODC  shall  be  considered  Government  Furnished  Equipment. 


(U)  GOVERNMENT  FURNISHED  EQUIPMENT 


(U)  Vendor  shall  provide  the  FBI  with  a listing  of  required  GFE  in  response  to  this  SOW. 


b3 
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STATEMENT  OF  WORK 


b3 
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FEDERAL  BUREAU  OF  INVESTIGATION 


(S) 


bl 
isb — 
b?E 


SYSTEM  DESCRIPTION 


(U)  The  following  shall  provide  a description  of  the  SYSTEM  to  be  developed  and  delivered  to  the 
FBI  that  shall  satisfy  requirements  as  set  forth  in  this  STATEMENT  OF  WORK.  Included  are  also 
details  of  requirements  that  define  functional  objectives  of  the  SYSTEM.  Functional  objectives  are 
defined  as  the  minimum  requirements  that  define  “what”  functions  the  SYSTEM  shall  perform  to 
satisfy  the  goals  and  objectives  of  the  development. 


^;;:^^/NF)  Figure  1 depicts  a conceptual  SYSTEM  diagram  to  highlight  desired  components.  The 
"^S"^TEM  shall  include  aU  resources  required  to  satisfy  the  requirements  defined  within  the  scope  of 
this  SOW.  . . 


FOR  OFFICIAL  USE  ONLY 


o 

o 


o 


o 


The  request  for  information  above  and  the  immediate  postponement  of  testing  are  intended  to  aid 
the  FBI  in  providing  concise  guidance  with  sufficient  detail.  By  making  these  inquiries  and 
determinations  during  this  Phase  of  testing  the  FBI  intends  to  minimize  revisions  and  alterations 
required  prior  to  Ph^e  3 or  Acceptance  Testing.  Your  assistance  is  greatly  appreciated.  The  FBI 
will  provide  additional  background  and  direction  as  soon  as  possible. 

To  minimize  the  amount  time  required  to  fulfill  the  above  effort,  please  do  not  hesitate  to  contact 
my  office  with  any  questions  or  concerns. 


